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BILL NO. s-87-04- Af, 


AN ORDINANCE approving Civil City 
Purchase Orders #A-50795, #A-50796, 
#A-50797 and #A-50798, with Ron 
Lunz, Inc., Jackson Wrecking, Martin 
Enterprises and Richard. Ness Exca- 
vating, respectively, for the Safe 


SPECIAL ORDINANCE NO. S- Wa 2 














Housing and Building Standards 
Department of the City of Fort 
Wayne, Indiana. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF, THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Civil City Purchase Orders #A-50795, 
#A-50796, #A-50797 and #A-50798, between the City of Fort Wayne, 
by and through its Department of Purchasing and the Civil City 
Purchasing Agent, for the Safe Housing and Building Standards 
Department with Ron Lunz, Inc., Jackson Wrecking, Martin Enter- 
prises and Richard Ness Excavating, respectively, respectfully 
for: 
the demolition and lot restoration 
of various structures throughout 
the City of Fort Wayne, per the 
specifications in reference #1280, 


for the Safe Housing and Building 
Standards Department; 


involving a total cost of Twenty-Eight Thosuand Two Hundred Fifty- 


Three and No/100 Dollars ($28,253.00), (Ron Lunz, Inc., $12,580.00; 


Jackson Wrecking, $11,623.00; Martin Enterprises, $3,250.00; 
Richard Ness Excavating, $800.00), all as more particularly set 
forth in said Purchase Orders, which areon file in the Office 
of the Department of Purchasing, andare by reference incorporatéd 
herein, made a part hereof, and arehereby in all things ratified, 
confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage, and any and all necessary 


approval by the Mayor. 


Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 
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SANDRA E. KENNED 





d time in full and on motion by 
Seconded by CL? ; and duly adopted, 


placed on its 
passage. PASSED (BOSP) by the following vote: 








AYES NAYS ABSTAINED ABSENT TORNEN 


TOTAT VOTE 








BURNS 





BRADBURY ms 
人 -一 
EISBART i aii 





GiaQUINTA 
HENRY 
REDD 


SCHMIDT 
A PCR 
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Passed and adopted by the Common Council o£ EevCicy of Fort 


Wayne, Indiana, as (ANNEXATION). —(APPROPRIATION) .. (GENERAL) 


(SPECIAL) (ZONING MAP) ORDINANCE ee NE 


on the ZX <I day of Zany TOL gs 
: A Eu SRY | 


TA) 
Cas: 
SANDRA E. KENNEDY, CITY CLERK 














PRESIDING OQ 


Presented by me to the meee of the City ‘of Fort Wayne, Indiana, 


on the AG om day of 
at the hour of l Jf GO 





o'cloék J .M.,E.S.T. 


rA A EE 
PANDRE Er A CIETY CLERK 


Approved and signed by me this J4 Z ud e day of tu 
hq , 22 ~ 
19 [|| , at the hour of "7 
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REFERENCE NO. 1280 


DEMOLITIONS - SAFE HOUSING 


ADDRESS 


JACKSON WRECKING 


RICHARD NESS 


MARTIN 











JOHN 
JOHN 
S. LAFAYETTE 
S. LAFAYETTE 


E. CELTH 

CILCIE 

HEE es 

MCCLELLAN NO BID 

MADISON *4,494.0 
MADISON NO BID 
EUCLID NO BID 
TOTAL $27,777. 








ELIZA £400, 00 
FRANCIS NO BID 
S. HANNA *1,809€5 


HESSEN CASSEL NO BID 











oo $3,996.0 





£440. 
Key eye ES 
P g ee) 


£1,769. 
£2,374, 
$440. 











*500. 
£291. 
$290. 


S 950. 
T1, 












94.00 
NO EID 
$300.00 $2$995905200 .00 
NO EID 3X 500.00 $100. oo 
NO BID NO BID £500.00 $129.00 





30,473.00 4,400.00 





1475.00 $5,950.00 







RON LUNZ 


+500. 00 
*t1,995.00 
*1,750.00 
32,100.00 

+495. 00 

NO BID 


*1,100.00 





#80 
*1.,729.00 
$1,939.00 
*1,900.00 
$2,350. oo 


*1,075.00 





£400. 00 


$26,215.00 





*95.00 
$295.00 
$285.00 
*300.00 

+50. 00 
NO BID. 
+190 
+200. 








+200. OO 

$350.00 

NO BID 
+75. 00 


$4,130.00 








“IBS. SO. 
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CITY OF FORT WAYNE 


DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 


BID REFERENCE $ 1280 |. 


DATE | March 6, 1987 


DUE DATE Tuesday, March 31, 1987 at 10:00 A.M. 
Department receiving bid items Safe Housing & Building Standards 
124 W. Wayne, Suite 204 "m 
Fort Wayne, IN 46802 


Bid Bond Required | NO YES X | AMOUNT 52 

Performance Bond Required NO YES X AMOUNT _ 100% 

Affirmative Action C SON FILE X ATTACHED  - 
with the City of to this document 


Fort Wayne, IN 
Prompt payment discounts will be allowed as follows: % 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. ] . 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. l 
OCAS WS 25 CH é 
Name of gómpany 


b e 7 ud 
(signa e 


Address ee 2x SDAP 


Cit AIL ECE 4 S 


NN 


1220 S. Anthony 
529 Buchanan 
719 Colerick 
324: E. DeWald 
1231 Eliza 

916 Francis 
1424 S. Hanna 


5530 Hessen Cassel 


2914 John 

2918 John 

2607 5. Lafayette 
2613 S. Lafayette 
440 E. Leith 
24502 Lillis 
2830 Lillie 
5320 McClellan 
515 Madison 
523 Madison 


2526 Euclid 


BID 


Garage 
House 
House 
House & Garage 
Garage 
Garage 
Rear Structure 


Barn, Shed, remove 
Fence and Debris 


House 

House 

House 

House 

House 

House & Garage 
Garage 

House & Garage 
Duplex 

Garage 


Garage 


TOTAL 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 
BID REFERENCE # 12780 — 


DATE _March 6, 1987 


DUE DATE _Tuesday, March 31, 1987 at 10:00 A.M. 


Department receiving bid items Safe Housing & Building Standards 
4 W. Wayne, Suite 204 i il 


Fort Wayne, IN 46802 


Bid Bond Required | NO YES X | AMOUNT 5% 
Performance Bond Required NO YES _X AMOUNT _ 100% 
: S 
Affirmative Action ON FILE x ATTACHED » 
with the City of to this document 


Fort Wayne, IN 
Prompt payment discounts will be allowed as follows: 
if paid within oJ days: 


% 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 4 d 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. 


bichare Ness üuxenv. & trke. Coe Inc. 

is o 

b ent 
(signature) 


Address oidDtridolo t. 


City wuntington,IN 46750 





BID REFERENCE #1280 


DEMOLITION LOT RESTORATION 





1220 S. Anthony Garage $ 450.00 $ 190.00 
529 Buchanan House $ 2,259.00 | $ 3uu. UU 
719 Golerick House S 1,109.00 $ BUND 
324 E. DeWald House & Garage Sc TA, OU $ 200.00 
1231 Eliza Garage $ £40.07) $ 159,00 
916 Francis Garage $ $ 
1424 S. Hanna Rear Structure ADEM $ JUU.UU 
5530 Hessen Cassel Barn, Shed, remove $ 600,00 $ 2UU.UU i 
Fence and Debris 

2914 John House 5. a ti) $ JUU.U0 
2918 John House $ z,u&uU,U0 $ 3090.00 
2607 S. Lafayette House $ zu, 090.00 $ 300.00 
2613 S. Lafayette House $ 3,590,010 $ 310,00 
440 E. Leith House $ 2,UT04.00 $ 300,00 
2302 tad tre House & Garage S Eng S 300.00 
2830 Lillie Garage $ B75 $ 180.00 
5320 McClellan House & Garage $ 150002177 $ 000,00 
515 Madison Duplex $ rar: A, S 300,010 
523 Madison Garage $ On, nt S ENIA 
2526 Euclid Garage $ $ 

TOTAL BEER ERU 9— 4,409.00 
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CITYSOESEORTSWAYNE 


DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 


BID REFERENCE # | 1280 /. 


DATE March 6, 1987 


DUE DATE Tuesday, March 31, 1987 at 10:00 A.M. 

Department receiving bid items Safe Housing & Building Standards 
124 W. Wayne, Suite 204 =. 
Fort Wayne, IN 46802 


Bid Bond Required . NO YES X | AMOUNT 5% 
Performance Bond Required NO YES X AMOUNT — 1007 
Affirmative Action "ON FILE ATTACHED  - 
with the City of to this document 
Fort Wayne, IN 
Prompt payment discounts will be allowed as follows: x 
if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. : 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. | 


(s¥gnature) 


rere O Bers ee 
city Fost Vonne lA 0 





BID REFERENCE #1280 


DEMOLITION LOT RESTORATION 


1220 S. Anthony . Garage S .00 $ 150.00 
. 529 Buchanan House $ — 1,995,00 | $ 300,00 
719 Colerick House S 2,200.00 S 275.00 
324 E. DeWald House & Garage $ 2,475.00 $ 300.00 
1231 Eliza | Garage $ 700.00 $ 150.00 
916 Francis Garage 5 700,00 S 150,00 
1424 S. Hanna Rear Structure S 2,100.00 S 300.00 
5530 Hessen Cassel Barn, Shed, remove $ 1,200.00 S 300.00 = 
Fence and Debris 
2914 John |. House $ 1,750.00 $ 300.00 
2918 John House $ 1,850.00 $ 300.00 
2607S. Lafayette House ; TES 2,450.00 NS . 300.00 
2613 S. Lafayette ,. House $ 4,700.00 $ 1,500.00 
440 E. Leith | House $ — 1,950.00 $ 300.00 
2502 Lilise House & Garage $ 1,950.00 $ 300.00 
2650 Lillie Garage . $ 0.00 $ 200.00 
5320 McClellan House & Garage $  1,700,00 $ 300,00 
515 Madison Duplex IS 2,950.00 $ 300.00 
523 Madison Garage $ 500.00 $. 100.00 
: 2526 Euclid Garage $ 500,00 $ 125,00 — 
TOTAL $ 33,095.00 $ 5,950.00 
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CITY OF FORT WAYNE 





DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 


BID REFERENCE # 1280  «—— 


DATE March 6, 1987 
DUE DATE Tuesday, March 31, 1987 at 10:00 A.M. 


Department receiving bid items Safe Housing & Building Standards 
4 W. Wayne, Suite 204 p 


t Wayne, IN 46802 


Bid Bond Required NO . YES X | AMOUNT 5% 

Performance Bond Required NO YES X AMOUNT _ 100% 

Affirmative Action “ON FILE ATTACHED = _ 
with the City of to this document 
Fort Wayne, IN 

Prompt payment discounts will be allowed as follows: % 





if paid within days. 


The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The City's Indiana Sales Tax Exemption Certif- 
icate number is 356-001-255 0013, prices should not include these 
taxes. 3 - 


The execution hereof by the bidder is acceptance of all terms and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. 


ony poem E 


Name of Compan 






(signature) 





1220 S. Anthony 
$29 Buchanan 
719 Colerick 
324 E. DeWald 
123] Eliza 

916 Francis 
1424 S. 


Hanna 


5530 Hessen Cassel 


2914 os 

2918 John 

2607 S. Lafayette 
2613 S. Lafayette 
440 E. Leith 
2902 Lillie 
2830 Lillie 
5320 McClellan 
515 Madison 
523 Madison 


2526 Euclid 


BID REFERENCE #1280 


Garage 
House 
House 
House & Garage 
Garage 
Garage 
Rear Structure 


Barn, Shed, remove 
Fence and Debris 


House 

House 

House 

House 

House 

House & Garage 
Garage 

House & Garage 
Duplex 

Garage 


Garage 
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4° DIGEST SHEET 
TITLE OF ORDINANCE: SPECIAL 
DEPARTMENT REQUESTING ORDINANCE: PURCHASING 


SYNOPSIS OF ORDINANCE: aye. DA / b 


An ordinance approving Civil City Purchase orders #A-50795, 
A-50796, A-50797 and A-50798. For the demolition and lot 
restoration of various structures throughout the City of 
Fort Wayne. Per the specifications in reference #1280, for 
the Safe Housing and Building Standards. 


EFFECT OF PASSAGE: 


Demolition and the lot restoration of unsafe and unsightly 
structures throughout the City will be a benefit to the 
neighborhoods. 


EFFECT OF NON-PASSAGE: 


There would be a continuation of unsafe and unsightly structures 
blighting the neighborhoods. 


MONEY INVOLVED (Direct costs, Expenditures, Savings): 


Ron Lunz A-50795 $12,580.00 
Jackson Wrecking A-50796 $11,623.00 
Martin Enterprises ano : Sr 
RREI 3 5 commrrre (President): i 


S-87-04-46 


BILL NO. | 
eS 
REPORT OF THE COMMITTEE ON FINANCE ' j 
Sie a ee 


WE, YOUR COMMITTEE ON FINANCE TO WHOM WAS 


REFERRED AN (ORDINANCE) (BESODUMION). approving Civil City 


Purchase Orders #A-50795, #A-50796, #A-50797 and #A050798, with i 





LT 


Ness Excavaing, respectively, for the Safe Housing and: Building à 


Standards Department of the City of Fort Wayne, Indiana . 




















HAVE HAD SAID (ORDINANCE) (RESOLUTION) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 





BEN A. EISBART 
——————————— 


CHAIRMAN 


JAMES S. STIER 
ee 


VICE CHAIRMAN 
CHARLES B. REDD 

eee 
DONALD J. SCHMIDT 

ee eu ee 


SAMUEL J. TALARICO 
> S n Us a OD 


CONCURRED IN 2 3 / SANDRA E. KENNEDY 
| CITY CLERK 








